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SUBJECT: MIFERGUI NIMB A/KAISER ENGINEERS CONTRACT SIGNING 

REF: DAKAR 0109 

1 . MIFERGUI NIMBA - KAISER ENGINEERS MET JANUARY 1 1 FOR SIGNING 
OF ENGINEERING CONTRACT. GOG MINISTER OF DOMAINE ECONOMY AND 
FINANCE ISMAEL TOURE REGRETTED INABILITY TO SIGN FOR MIFERGUI 

ON GROUNDS CONTRACT SUBMITTED TO PRESIDENT TOURE FOR COMMENTS WHICH 
NOT YET RECEIVED. MINISTER TOURE INSTEAD PROVIDED KAISER ENGINEERS 
WITH LETTER OF INTENT TO SIGN. KAISER ACCEPTED LETTER AND SIGNED 
CONTRACT WITH STIPULATION MIFERGUI MUST SIGN BY FEBRUARY 15. 

KAISER SEES NO PROBLEM OTHER THAN PROTOCOL. 

2. KAISER REP HAS REMAINED IN CONAKRY AND WILL TRAVEL TO MINE 
SITE AND LIBERIA JANUARY 14. WHILE IN YEKEPA KAISER REP EXPECTS 
TO HIRE AWAY CHIEF LAMCO GEOLOGIST TO SERVE AS LOCAL DIRECTOR 
OFKAISER ENGINEERING FEASIBILITY STUDY. 

3. CLOSED INVITATION LIST FOR BIDS ON DRILLING CONTRACT WILL BE 
SENT OUT JANUARY 28 FOR DUE DATE FEBRUARY 28. KAISER ENGINEERS 
WAS PREPARED TO CONSIDER LAMCO BID FOR DRILLING; HOWEVER, 

MIFERGUI RULED OUT CONSIDERATION ON CONFLICT OF INTEREST GROUNDS. 
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